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E.O. 11652: GDS 
TAGS: NATO.ETEL 

SUBJECT: NATO LONG TERM PROGRAM - TACTICAL AREA 
COMMUNICATIONS 

REF: SACEUR 041700Z NOV 77 

IN RESPONSE TO REFERENCE, PLEASE PROVIDE FOLLOWING 
INFORMATION TO DIRECTOR, TASK FORCE NUMBER 6, NATO 
C3 LONG TERM DEFENSE PROGRAM: 

1 . CURRENT SYSTEMS FOR GROUND FORCES WILL BE REPLACED 
OR SUPPLEMENTED BY TRI TAC DEVELOPED EQUIPMENTS. 

REPLACEMENT SCHEDULES ARE VARIABLE WITH SERVICE. THE 
HYBRID CONCEPT OF TRI-TAC EQUIPMENT WILL PERMIT 
CONFIDENTIAL 
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CONTINUED USE OF SIGNIFICANT QUANTITIES OF INVENTORY 
ANALOG EQUIPMENT DURING THE TRANSITION. 

2. SYSTEM IDENTIFICATION: TRI-TAC EQUIPMENT 

STATUS: MORE THAN 10 ITEMS UNDER DEVELOPMENT. TESTS 
TO START IN 1978. INITIAL OPERATIONAL CAPABILITY: 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


FY 83 FOR SWITCHES AND ASSOCIATED MAJOR ITEMS. 

3. INTRODUCTION OF SIGNIFICANT NUMBERS OF EQUIPMENT: 
FY 85. 

4. FULL OPERATIONAL CAPABILITY: FY 88-92. 

5. COSTS FOR INVENTORY EQUIPMENT ARE NOT INCLUDED 
IN COSTS LISTED BELOW: 

A. RDT AND E COST ESTIMATES: 

-EXPENDED TO DATE: 500M (CONSTANT FY 77 DOLLARS) 
-TOTAL TO COMPLETE: 900M (CONSTANT FY 77 DOLLARS) 

B. PRODUCTION COST ESTIMATES: 

-EXPENDED TO DATE: 9.5M (CONSTANT FY 77 DOLLARS) 
-TOTAL TO COMPLETE: 4,200M (CONSTANT FY 77 DOLLARS) 
(INCLUDES SPARES AND SUPPORT) 

6. COMSEC (TECHNIQUE USED) END TO END ENCRYPTION 

7. ECM RESISTANCE (TECHNIQUE USED) REDUNDANT ROUTES. 
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